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TM1* COCOHCHT COHTAtHS IMfORUATlDN AFFCCTINO THE NATIONAL OEPetlSB 
OP TWa OMITEO STATES WITBUJ THE MgftKlflO OF THE ^PIOMAGE ACT SO 
U. 8. C„ 3( AND 92. AS AMEfJOEO, ITS TRAMSUIBSION OS INE ReVELATlOH 
or tts CONTENTS IK A«V MANNER TO AN OWAUTiJOniZEO PERSOB IS PRO* 
HimTED BY LAW. REPROOUCTICW OF T««S FOflU IS PROHIDITEO. NOW* 
liVER INFORliATlOW COnTAUiED IN BOOT OF THE fCRH BAY 08 OTILUED 
AS BEEBEO WECES8ASY BY THE OfiCfillUHO AC£»CY* 


THIS IS UNEVALUATED INFORMATION FOR THE RESEARCH 
USE OF TRAINED INTELLIGENCE ANALYSTS 
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All the twelve looks of Ih® Gliwice-Koale Canal have been reconstmo^ 
Thla is BOW as it before the war, with the eaeeption elaetro- 

technioal installations idilch are being con^ileted. A state or^t 
35,000,000 zloty baa been allotted for these Installations. It w 
pasted that the canal ’will be ready for operation on pre-war scale aiortlye 
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The w>rk of cutting a canal across the Fi^sche Behrung (the sand ridge 
tAich ser^arateB the Frisches HaffAalew yislatw frora the aaltlcJ ;»« )«'•»'*» 
carried otit at pre.ooiit, Tli® canal Is 1.5 to. ITlI of bo Kariberg ^ght- 
house. It is 5.5 notors deep and 50 raters trlde at the bo.-.wi. vessels 
of UT) to 3,000 tons and with a draught of up to 4.5 reter-s tiill be abla 
to ^:80 It. Tlie first oonEtj’Uctlon during this year vjill include cutt^ 
the rand ridge and strengtl'-onlng tho trinlis. Tlien a role idJl be oonstmictod 
and the or.tioace to the port tjill be deepened to 5.5 reters. 
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■Eh 9 third stam will be the dredglne of a 

S the dredf?ing of the BlbJ^ Eiver. fourth and final stage trill 
bs th 3 rocoasti'ucwioja and refitting of Elblag Porto 
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Construction of the 0dra"*Banwb8 Canal ijill h© started this yearif accord- 
ing to the plans \jorked out the Polish engineer ^ Dslei^nskit, Tlio canal 
i^dll run frc«ai the Klodnickl Canal via th© Qdm river to the Itova ^ 
Dansxbe rlverso The construction of the canal on Polish territory will be 
carried out by Hydrotrust, a State enterprise^ Work on the Ggech sector 
of th© canal wil3- be started in 1949 e 
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During 1948 approxtoatel^r 400,000 cu.m, of f®sc5ji© 

BBlntsnance of the river banks. This wrk will be oanxeo. oui mainly 
on the Warsatj-Modlia-Tortin sector. 


Odra Rlvar. - 

a. Hjpool^ v^-Koatrgyn (iaiatrlBl-Sa s^ 

la mmml, thl3 ij&sk vfiU bs limited to elearanc© of the 
bad and reconstruction of darned lastallatioas* fhis appll.os 
especially to the last 50 -kme sector j, which ms not mrl^d on last 
year. 

b. 

A new lock f^ats and a new lock vdll be constructed hare. 
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o. ^tr.j of Wrofflawl * 

nmnp t,Tni be reconstructed, 
d. Kratila fSE of llraclaw). 

OfflBS be raoonstmeted. 


lake GQPlOr-rMsSl LJjSMejfea^ 

The foundation trark of this canal will be oorapleted aM 

32 kia. will be put into connisslon during 19^. The first t-m locks 

are cooploted. The third one, at Gawrony, is under 

will ^n be ready. It has conerats tells throe caters hifth ^d 81 

Mters long and 9.7 metara wide. The lock will t^ barges of up 

to 600 tons. The fourth lock at KoazstJO (1.5 km. , 

be completed by autumn 1948. It is planned to put the Goplo- ?arta Qanal 

into corsmission in the swing of 1949* 
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The eonstruotioB of tiro rx)dsm locks, for vessels of up to 20(Mioii 
dlsplacsmeat, at Borki and Soenowo, Td.ll be coiriilstod in 1948. 
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